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50 


--X- 


3nter 


GOVERNMENT OF ANDHRA PRADESH 
ABSTRACT 


Water Resources Department Minor Irrigation -Kadapa District- " 2 
( two ) nos . of works i.e. " Providing Protection arrangements to Kodur town 
and Construction of Protection wall in Koduru ( M ) of YSR Kadapa District 
under State Development Plan " - Administrative Sanction Accorded 
Orders - Issued . 


WATER RESOURCES ( MI - R ) DEPARTMENT 


*** 


IIIII 


RIGHT TO 
INFORMATION 


- 


From the Chief Engineer , Minor Irrigation , Vijayawada , Lr.No.DCE 
II / OT1 / T1 / SDP / KDP / 2no.of works- Koduru ( M ) / 2021 , 


- 


Dated : 04-07-2022 . 
Read : 


In his letter read above , the Chief Engineer , Minor & Medium 
Irrigation , Vijayawada has submitted the proposal for 2 no . of works of 
" Providing Protection arrangements to Kodur town along the Gunjuna 
River in Kodur ( M ) of YSR Kadapa District and Construction of Protection 


G.721 


River near 

wall to protect Jaganna colony along the Musteru 
K.Buduguntapalli ( V ) in Kodur ( M ) of YSR Kadapa District " under State 
Development Plan for an amount 3852.50 lakhs , and requested for 
according administrative approval . 


2. Government after careful examination of the proposal , hereby 
accord administrative sanction to the Chief Engineer , Minor & Medium 
Irrigation , Vijayawada for 2 no.of works of i.e. , " Providing Protection 
arrangements to Kodur town along the Gunjuna River in Kodur ( M ) of 
YSR Kadapa District and Construction of Protection wall to protect 
Jaganna colony along the Musteru River near K.Buduguntapalli ( V ) in 
Kodur ( M ) of YSR Kadapa District " under State Development Plan for 
an amount Rs.38,48,50,000 / - Lakhs ( Rupees Thirty Eight crores Forty 
Eight lakhs Fifty thousand only ) in relaxation of FRBM Norms . 


3. The Chief Engineer , Minor & Medium Irrigation , Vijayawada shall 
ensure the following points before according technical sanction : 


1 The correctness of provisions , quantities and rates proposed in the 
estimate . 

2 Designs , drawings and observed data may be got approved by the 
Competent authority . 

3 As per the revised Sand Policy of the Govt . the Sand rate may be 
adopted . 


The above expenditure shall be debited to the Head of " 4702-00 
101-11 - SH ( 12 ) -530 / 531 - OE " . 


4 . 


5. The Chief Engineer , Minor & Medium Irrigation , Vijayawada shall take 
necessary action in the matter , accordingly . 


6. This order issues with the concurrence of Finance ( FMU - WR.I ) 
Department vide their U.O.No.FIN01 - FMUOMRAS / 80 / 2021 - FMU - WR - I , 
Dated : 23.06.2022 . 


Copy of this order is available in the apegazette.cgg.gov.in 

7 . 
website . 

( BY ORDER AND IN THE NAME OF THE GOVERNOR OF ANDHRA 
PRADESH ) 


SHASHI BHUSHAN KUMAR 

PRINCIPAL SECRETARY TO GOVERNMENT 


To 

The Chief Engineer , Minor & Medium Irrigation , Vijayawada . 
Copy to : 

The Accountant General , A.P. , Vijayawada . 


The Director , Works Accounts , A.P. , Vijayawada . 

The Finance ( FMU - WR.I ) Department . 

The PS to the Secretary to Hon'ble Chief Minister . 

The PS to Hon'ble Minister , Water Resources Department 
The PS to the Principal Secretary , Water Resources Department . 
Sf / Sc 


// FORWARDED :: BY ORDER // 


SECTION OFFICER 


